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BILL NO. 5-86-05- Y 3 


SPECIAL ORDINANCE NO. S- A 2 E -PA 


AN ORDINANCE approving Water Contract 
86-XP-1, Hoagland Avenue Feeder Main, 
by and between the City of Fort Wayne, 
Indiana and Land Excavating, Inc., 

in connection with the Board of Public 
Works and Safety. 





NOW, THEREFORE, BE IT ORDAINED BY THE COMMON COUNCIL OF 
THE CITY OF FORT WAYNE, INDIANA: 

SECTION 1. That Water Contract 86-XP-1, Hoagland 
Avenue Feeder Main, by and between the City of Fort Wayne, and 
Land Excavating, Inc., in connection with the Board of Public 


Works and Safety, for: 





the furnishing of all labor, equipment, 

tools, power, transportation, mis- 

cellaneous equipment, etc., necessary 

to install 2,400+ L.F. of 36" ductile 

iron water main at the following location: 

On Hoagland Avenue, from Williams Street 

to Creighton Avenue; and from Pontiac 

Street to Wildwood Avenue; 
involving a total cost of One Hundred Forty-Six Thousand Six 
Hundred Eighty-Four and No/100 Dollars ($146,684.00), all as more 
particularly set forth in said Contract, which is on file with 
the Office of the Board of Public Works and Safety and is by re- 
ference incorporated herein, made a part hereof, and is hereby in 
all things ratified, confirmed and approved. Two (2) copies of 
said Contract are on file with the Office of the City Clerk and 
are available for public inspection, according to law. 

SECTION 2. That this Ordinance shall be in full force 


and effect from and after its passage and any and all necessary 


approval by the Mayor. 





APPROVED AS TO FORM 
AND LEGALITY 





Bruce O. Boxberger, City Attorney 





Read the f£¥rst time in full and on ed ФУ AAMT 
seconded by ‚ and du) read tne second time 
by title and rererred to the Committee з and the Cit 
Plan Gonmissien.for roacocuengsatlon) ала 95513 Hearing to ое geld after 
due legal notice, at the Council Chambers 1 ing, Fort Wavn 
day of 


Indiana, on А 
‚19 r at 'cyock МЕЕ 
— DR ДЕ + 
DATE: 2g n 7 A ioo С 
à SANDRA E. KENNEDY, CITY-CL*RK 
Read the rd y full and on motion by yum 


seconded by , and duly adopted, placed on dus. 
passage. PASSED by the following vote: 
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Passed and adopted by the Common Council of’ the City.of Fort 
Wayne, indiana, as (ANNEXATION) —tAPPROPREATION) — (GENERAL) 
(SPECIAL) (ZONENG MAP) ORDINANCE 


on the Or day of 





PRESIDING OFFICER 


Approved and signed by me this AES 
19 Kb. at the hour of v.00 алов З 4M.LE.S.T. 
WIN MOSES, JR. MAYOR 





BOARD OF PUBLIC WORKS AND SAFETY 


а ея Раре.] of. 
: ib X СКЫ Шы ' Invitation For Bids/Award Of Contract* 
SE 8 (NON-FEDERALLY ASSISTED Construction) 

PROJECT: HOAGLAND AVENUE FEEDER MAIN CONTRACT f: 86-ХР-1 








SONTENIS. à Wiz Чыў Ча быа ee ans ui с ы» боа. = аа 
‘aeck if Contained Pages EDAM 
x Duce go СОЧЕН, SEES 
x iro 19 INSTRUCTION TO BIDDERS 
x [5091 0 902. f SCEE ee s Е c EH 
x SCHEDULE OF ITEMS 
x GPl --GP GENERAL PROVISIONS 


SPECTAL CONDITIONS 
PLANS AND SPECIFICATIONS 


м |. 


Ж 
м 
л 
м 





х 551-552 SUPPLEMENTARY SPECIFICATIONS 
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ыш ed ae UAE анан 
BID SUBMITTED ACCEPTANCE OF BID/AWARD OF CONTRACT 


Land Excavating, Inc. 
ontractor 





ate: May 14, 1986 
«Bidder agrees to keep bid open for 
“,ecéptance for (90 days 
“із1е55 otherwise specified) е 


“OMPLIANCE: ^ Lasha > AWARD DATE: Eo se 


52.С. 2/85 
2.0.8. NON-FED. 


= 








, Tesponsible. 


i rity Business Ente rise (МР 
which at least 51% is owned and controlled p 
members. ("Minority" means Black, Hispanic, 
Asian, Pacific Islander, and Alaskan XN 
owners must exercise actual day-to-day management, as well as 
actively participate in management and policy decisions affecting 
the business. The contribution о? capital, equipment or exper- 


tise шабе by the minority owners must be real, substantiated and 
documented. 


is a business of 
Y minority croup 
American Тоегкн, 
ative). The minority 


W s 58 в Е) is а business of waich 
at least 51% is owned and controlled by women. The women owners 
must excercise actual day-to-day management, as well ag actively 
participate in management and policy deci е 


isions &ffecting the 
business. The contribution of capital, equipment ог expertise 
made by the women owners must be real, substantiated ana docu- 
mented. 


The contract for which this Proposal/bid is prepared 
S governed by the MBE/WBE Ordinance. This form mst зе com- 
leted in order to bb responsive to this ІҒВ/КЕР. If the 
participation goal of 7% for MBE and 2% for WBE are not met ov 
exceeded in your bid or proposal, the reasons for this failure 
and reasonableness and good faith cf efforts to neet this goal 
shall be evaluated in Getermining whether the bidder/offeror is 


tg p- 


A list of possibile MBE/WBE convractcrs/suppliers are on 
file in the Compliance Office, Room 800, City-County Building, 
for Contractor review. _ i 


TEE FOLLOWING IS TEE UNDERSIGNZD'S COMMITMENT то TEE M3SE/Wa 
GOALS OF ІНЕ CITY FOR WORK DONE PURSUANT TO THIS CONTPRACT: 


ty 





A. _ The undersigned firm certifies that {+ is an 
17 .. ._ .MBE/WBE Contractor (cross out inapplicable pro- 

oe DS oVisiony » іс е осе шн г. | блот 
For MBE specify percentage of minority owership 





For WBE specify—percentage оғ. wo 
——— ыы 


4 - ---.-----... cl 
= 


nen ownership 





-— ———————— -- - - 


B. 1: The-undersigned--certifies that they are a joint 
venture in which the following (MBE/WBE) firr 
(cress out inapplicable provision) is 

a joint venture partner. | 


O:C. 2/85 I- 5 
B.O.W. Non-Fed 


The MBE/WBE firm (cross out’ inapplicable pro- 
vision) shall have t participation (en- 


ployees) % participation (costs) in this 
project, ; : 


Specify tha percentage of minority/women ownership 
in the MBE/WBE firm X. (cross out inappli- 
cable provision) 


C. ` The undersigned commits 7-5. of tha- t 
ав a subcontract to minority business en 
cipation. The MBE firms which are 
tractors are the following: 


otal bid price 
terprise parti- 
proposed as subcon- 


29 Name of F Address Type of Work 
1. Copeland Trucking Ft. Wayne, IN hauling 
ХІ | 
D. The undersigned commits 2 7. 0f Phe 


total bid price 
ав a subcontract to women business enterprise participa- 
tion. The WBE firms which are Proposed as subcontractors 
are the following: 


Name of Firm -` Address Type of Work 
Е Soils Engineering & Excavating, Inc. Trucking 
а | mos А77; А 


ty 


Complete (1) and (2) below if par 


ticipation goals 
of 7% MBE and 2% WBE have not been met 


24 Ts My Company cannot meet the partic 
T i qu e goals for the folloving reasons: 
ipo. | Take. EOS UEAU IN UU TED ee ee 


ар 22 
2. We have taken the following steps in an 
attempt to comply with these participation 


goals: 
——_—--———————— 2-22 


(attach additional sheets as necessary) 


ipation 








% Contractor .. Land Excavating, Ine. Contractor 






By ў E 
самасын PLIES, маны c Me ue 


IES ; 
———————É—— 


= Jack Braun, Presidnet 


2/85 ; up 6016 


98) 


evaluated to determine whether the bidder is - 


VLA; oritv/Female Hou lovment Recuirerents, 

The City's policy is to encourage a greater utilization of 
minority and/or female employees іп City construction projects, 
The Board has, therefore, adopted a minimun coal of 17% of the 
total work hours on each project to be expende 
and/or female employees. ("Minority" shall include: Blacks, 
Hispanic, Asian, Pacific Islander, American Indian or Alaskan 
Native.) : 


The bidder shall state in "A" below 


the percentage of total 
worX hours which the bidder and his subcontractors vill ешсісу 
and utilize women and minority employees on th! : 


n this project. if a’ 
contract is awarded as a result of this bid, the percentage 
figure set forth in "A" shall become contractually binding on the 
bidder. The successful bidder will also be required to prepare 
reports for the City demonstrating compliance with this percen- 
tage and will allow city officials access to his records, 
facilities and work site and to those of his subcontractors +o 
determine compliance. ; 


The bidder must fill in the required blanks in this clause in 
order to be responsive to this IFB. tif the bidder does not 
meet or exceed the hourly utilization сол o7 T9. minority/fe- 
male participation, the reasons for this failure and Treason- 
ableness and good faith of efforts to reet this goal shall be 


esponsible. 
THE FOLLOWING IS ТЕЕ UNDERSIGNED'S COMMITMENT ТО MINORITY/FEArz 
HOURLY UTILIZATION. ; 
| A. The undersigned firm certifies that {+ will employ 


and utilize minorities and females and/or will ensure that {+5 
subcontractors employ and utilize minorities and females so 
that minorities and females will work at leas+ 17 $ of the total 
hours worked on this project. : 


B. Complete (1) and (2) below if the hourly utilization 
figure set forth in "A" is less than 17%. : 
1. Мү Company and its subcon-- 
the 17% minimum hourly utilizat 
following reasons: 


actors cannot reet 
ion figure for the 
eee 
ыл Еос ижозат ee ene ee ал 
УТЕ ea on game AY aa a ene А ШВА oe eee 
Me ie ERA oe ee i 


D.C... 2/88 I 27 
B.O.W. Non-Fed 


ЭА? 
XEM 


o: My Company has taken the following Steps in an MNT 
to comply with the 17% hourly utilization figure: 


Ee See gee amperes. ok ep СП ТІНЕ ПТ ТС aa шесе ШЕ a eT 

VIR SENS ae TR орам с чк эс ым сы ER OM 

АА Ы ТЕМЫ ТЫ МИС EUN a Ea мса с е ағ” 

—M T ——M— M M M €— € рына кажы . 
(attach additional sheets if necessary) 


= Contractor Land Excavating, Inc. 


By Jack Braun, President 


Its DEGE ENIM 


15. Required Prevailing Масе Schedule Payments - Pursuant 
to Indiana Code 5-16-7-1. All contractors and subcontractors 
working on the project awarded pursuant to this contract shall 
pay the prevailing wage rates for skilled, seri-skilled and 
unskilled laborers, workmen and mechanics. This wage determin- 
ation has been made in accordance with the procedures set forth 
in Indiana Code 5-16-7-1. This determination and the recuired 
wage rates are available for examination by any prospective 
bidder at The Board of Public Works and Safety, Sth Floor, 
City-County Building, Fort Wayne, Indiana. 
if а bidder is awarded a contract as а result of this Invitation 
for Bids, he/she/it shall file a schedule of wages, on forms 
provided by the City of Fort Wayne, Gemonstrating compliance 
with the wage rate determination. The successful prime con- 
tractor shall be responsible for obtaining schedules from all 
subcontractors. All schedules shall be filed before the con- 
tractor commences any work on the project. 


‘Penalties for failure|to pay the prevailing wage rate are set 


forth in Indiana Code 5-16-7-3, 


16. Site Orientation. А site orientation (Wwill/will mot): 


be conducted by the City Engineers. If such an orientation 


is conducted, it will be held on the day of cg у 
commencing at o'clock __.M. at the site of the project. 27 
Regardless of whether a site orientation is conducted 


or not; bidders are required to visit the site of the work, 
and inform themselves fully of the conditions,. under which the 
worX will be performed. The bidders. shall be responsible for all 


conditions that affect the work, including, but not limited to 
all sub-surface conditions. 


OVC 2/85 . 3 Т. = 8 
B.O.W. Non-Fed 


SOREDULS 

Board of Public Works and Safety’ ~ 
The contractor agrees. to furnish at his/her/its own cost 

all-iabor, insurance, materials, equipment, and power for the 

complete performance of the following project: 


HOAGLAND AVENUE FEEDER MAIN CONTRACT NO. 86-XP-1 


CONTRACT 
All work will be performed in accordance with: KYSE 


$.86-XP-l, the IFB; this contract and the «рр 
cations, and drawings for a TOTAL PRICE 
unit prices are applicable, the cont 
for those unit- prices ag- set 
attached hereto). ; 


licable plans, specifi- 

of S$ 138,044.00 ^. (if. 
ractor agrees to perform 
forth in the Schedule of Unit Prices 


The work shall be commenced within ten 


мо (20) days after 
The soard issues в written notice 





to proceed. All work shall 
ре completec within . Qays after issuance of the notice +0 
proceed. Those Gays which the contractor canno+ vork because 


of severely inclement weather shall not be counted. 


б Damaces Provision. {This clause shall be EE is 
CONE ec. Only ie “che box Бога 4 SR. p а 
„десерту agreed by and between che. City cf Fort Reyne 
anc Contractor that time is cf the essence cf chic с 





п а УЕ 


———— 


2). à E agreement 
and, the contractor асревв that it will сөсріете hhe prey ect 
25 berein defined on or before 7 


à Qeys after issuance cf the 
Norice To proceed. тһе parties acree <5%% 5 


іс is a business ang 

governmental necessity that the’ project be completed by this 
Gate, that it will be-djfficnit of impossible to make ап accurate 
Getermination of the damages that would be ітүбісгес by the City 
oS Fork Rayne; and:therefore provide foc liquidated damages іп 
the sum of § per Gay for each and every day after * dv: 
x after issuance of the notice to, proceed that the project remains 
Ea uncompletec. The parties agree that the sim cf § per дау 
is a reasonable estimate as to the Camages which would be 
incurred by the City of Fort Wayne. The parties further agree 

that causes beyond the control of the contractor may delay the 
completion date. Therefore, the parties agree that delays in the 
completion date beyond the control of the contractor shali not 


result in liquidated damages. 


Delys- beyond the control of the contractor can include but 
are not necessarily limited to, the following: acts of God, 
strikes, lockouts or industrial Gisturbences, acts of public 
enemies, restraining: orders of any kind by the covernment of 
the Unites. Stetes of Аветісі or of the State of Тїаїлл co any 
52 of their departments, agencies, or officials, or any civil or 
= Бізлісегу, «МЕНОГТФУ; i5eUrlIIBCtionse, riots, landslides, earth- 
ei quakes, fires; incepacitating storms, floods, and explosions. 





S.C eases DLE e 
B.O.W. Non-Fed 


: CITY OF FORT WAYNE, INDIANA 
IMPROVEMENT TO FORT WAYNE WATER UTILITY 


SCHEDULE OF UNIT PRICES 


HOAGLAND AVENUE WATER CONTRACT NO. 86-XP-1 
BASE BID - INSTALLATION OF DUCTILE IRON PIPE 








ITEM QUANTITY DESCRIPTION UNIT PRICE EXTENSION 
dt 1 2,400t L. Е. CL #50 36" DUCTILE IRON PIPE (INSTALLA- 
TION) 105,200.00 
23 20 ЖА. 225? x 36" ELLS M.J. (RESTRAINED) 
(INSTALLATION) 
3: Y; EA. 36" BUTTERFLY VALVE - M.J., W/BOX 
(INSTALLATION) 
x ДТ З EAT - 36" М.Ј. SOLID PLUG (INSTALLATION) 
sd 
5- 2,4004 L. F. ASPHALT OVER CONCRETE PAVEMENT 
REPLACEMENT К 33,600.00 
6. 107+ S. F. SIDEWALK REPLACEMENT 
| es on, ae SEDIS OST SORA 
TOTAL 


138,044.00 


e 
х 
UE 





" CITY OF FORT WAYNE, INDIANA 
IMPROVEMENT TO FORT WAYNE WATER UTILITY 


SCHEDULE OF UNIT PRICES 


HOAGLAND AVENUE WATER CONTRACT NO. 86-XP-1 
ALTERNATE BID - INSTALLATION OF PRESTRESSED CONCRETE PRESSURE PIPE 


ITEM QUANTITY DESCRIPTION | UNIT PRICE EXTENSION 
is 2,400: L. F. РКЕЅТКЕЅЅЕЮ CONCRETE PIPE 

(INSTALLATION ONLY) 111,840.00 
2. 2 EA. 225? x 36? ELLS (RESTRAINED) 


(INSTALLATION ONLY) 





" 3. l EA. .- 36" BUTTERFLY VALVE - M.J., 
e W/BOX (INSTALLATION) 
4. QU EAS 36" M.J. SOLID PLUG (INSTALLATION) 
Б 2,400+ L. F. ASPHALT OVER CONCRETE PAVEMENT 
REPLACEMENT 33,600.0 
6. 107+ S. F. SIDEWALK REPLACEMENT 
ШОРАНЫ ТС сы es 


146,684.00 








S 2a 


Т 
T 


In submitting this bid, it is understood that the right is reserved by 
the Owner to reject any and all bids and to waive any defect in any bid. 


IN WITNESS WHEREOF, the bidder (a firm) by its owner(s) nemed below, 
hereunto set hand(s) and seal this day of 571) 4 


FIRM NAME 


BY: 





IN TESTIMONEY WHEREOF, the bidder (a corporation) has caused this proposal to be 
signed by its President and Secretary and affixed its corporate seal this 14th 
day of May , 19 86. 


Land Excavating, Inc. 
NAME OF CORPORATION 





ATTEST: 





ER. 


“NOTE 1:7 
Use this form, if Cashier's or Certified Check accompanies bid: 


Enclosed, herewith, find Cashier's or Certified Check for $ 
, 


——————— 


being 7. of the maximum bid herein, made payable to: 


THE CITY OF FORT WAYNE, INDIANA 


the proceeds, of which, are to remain the absolute property of said City, if 


ERU GEM AIC лл ӨӨ — =з өө==_—=—————— TN TEE 


BIDDER 





shall not within days after Notice of Acceptance of the within bid, 
enter into a written contract, and secure said contract by a bond, for the full 
amount of the contract to the aborebol of the proper officials of said City: 


ROTE 2: 
Use this form, if Bidder's Bond accompanies bids. 


Enclosed herewith, find а Bidder's Bond in an amount equal to ten (102) per cent 


of maximum bid herein subject to the approval of the Board of Public Works and 
Safety, conditioned as follows: 


That if the Board of Public Works and Safety shall award 
3 Land Excavating, Inc. 


the contract for said work, and if.: Land Excavating, Inc. 


shall enter into a contract and furnish a 1002 Performance Bond ag 
required within ten (10) days from the date, he/she/it is notified 
of the acceptance of his/her/its bid, then the obligation of said 


bond shall be null and void, otherwise, to remain in full force and 
effect. 





` 


NON-COLLUSION AFFIDAVIT 


The Bidder, by its Officers and any E 
. . . LL ————————— 


agents or representatives present at the time of filing this bid, being duly 
sworn on their oaths, say that neither they nor any of them have im any way, 
directly or indirectly, entered into any ‘arrangement or a 
other bidder, or with any public officer of such City of Fort Wayne, Indiana, 
whereby such affiant or affiants or either of them, has paid or is to pay to 
. such other bidder or public officer any sum of money, er has given or is to 
give such bidder or public officer anything of value whatever or such affiant 
ос affiants or either of them has. not directly or indirectly, entered into 
any arrangement or agreement with any other bidder or bidders, which tends 
to or does lessen or destroy free competition in the letting of the contract 
sought for by the attached bids, that no inducement of any form or character 
other tban that which appears upon the face of the bid « 
offered, paid or delivered to any person whomsoever to influence the acceptance 
of the said bid or awarding of the contract, nor has this bidder any agreement 
or understanding of any kind whatsoever, with any person whomsoever to pay, 
deliver to, or share with any other person in any way or manner, any of the 
proceeds of tbe contract sought by this bid. ; 


greement with апу 


ill be suggested, 





ck Braun, President 


Land Excavating, Inc. 








Subscribed and sworn to before me by Jack Braun ' 
this 1, day of May » 1986 : 5 
My Commision Expires: | 
April 28, 1990 Resident of _- Noble County 
: Feige ет 


Subscribed and sworn to before me by 
. MUI MEE CN IDE MM MMC MM E M E CR EMO OE E RR jt енш САНЫ ORNA 
this day of = 198 А : ; : 


My Commission Expires: i 
[I CIS EPUM NE H E RUM ——— ee 

Notary Public 

Resident of County 

А Todd 

Subscribed and sworn to before me by. _ 

E RE E ERE SIN NE 

this day of ,' 198 5 








My Commission Expires: 
Notary Public 


Resident of County. 





NCA - 1 


CERTIFICATION OF BIDDER/VENDOR 
mii i itae ae WIN EN 


The undersigned, on behalf of · LAND EXCAVATING, INC. 


r does hereby make.the following representations 





to the City of Fort Wayne, Indiana. 
WHEREAS, it is acknowledged that the Common Council 
of the City of Fort Wayne, Indiana, has passed an ordinance con- 
demning the apartheid оозе of the country of South Africa; 
WHEREAS, Council's ordinance requires that all persons, 
firms or corporations submitting bids to the City, for goods and 
services, certify, as part of the bid, that such entity does not 
support the policies of apartheid in South Africa. 
; The undersigned states, ne behalf of LAND EXCAVATING, INC. 


, that LAND EXCAVATING, INC. 





does not support or endorse the policy of apartheid in South Africa. 


IN WITNESS WHEREOF, this Certification has been signed 





this làth-odaw efr - Ma 29:86, 


LAND EXCAVATING, INC. 
(Name of Bidder/Vendor ) 






and Title of Person Signing) 
Braun, President 





RELIANCE INSURANCE COMPANY 


HEAD OFFICE, PHILADELPHIA, PENNSYLVANIA 


Bond No. 
BID BOND 


APPROVED BY THE AMERICAN INSTITUTE OF ARCHITECTS 
А.А. DOCUMENT NO. A-310 (FEB. 1970 ED.) 
KNOW ALL MEN BY THESE PRESENTS, that we LAND EXCAVATING, INC. 
xi 0. е m 


Otto, 
as Principal, hereinafter called the Principal, and the ^ RELIANCE INSÜRANCE COMPANY of 


Philadelphia, Pennsylvania, a corporation duly organized under the laws of the State of Pennsylvania, 
as Surety, hereinafter called the Surety, are held and firmly bound unto Board of Public Works 


and Safety, City of Fort Wayne, City-County Building, Fort Wayne, Indiana 


as Obligee, hereinafter called the Obligee, in thesum of 10Z of the amount of the attached 


bid--------------------- Dolars($ ----------- 2 
for the payment of which sum well and truly to be made, the said Principal and the said Surety, bind 
ourselves, our heirs, executors, administrators, successors and assigns, jointly and severally, firmly by 
these presents. 


WHEREAS, the Principal has submitted a bid for Hoagland Avenue Water Main 
Contract 86-ХРІ 


NOW, THEREFORE, if the Obligee shall accept the bid of the Principal and the Principal shall enter 
into a Contract with the Obligee in accordance with the terms of such bid, and give such bond or 
bonds as may be specified in the bidding or Contract Documents with good and sufficient surety for 
the faithful performance of such Contract and for the prompt payment of labor and material fur- 
nished in the prosecution thereof, or in the event of the failure of the Principal to enter such Contract 
and give such bond or bonds, if the Principal shall pay to the Obligee the difference not to exceed 
the penalty hereof between the amount specified in said bid and such larger amount for which the 
Obligee may in good faith contract with another party to perform the Work covered by said bid, 
then this obligation shall be null and void, otherwise to remain in full force and effect. 


Signed and sealed this 14th day of May A.D. 19 86 


LAND EXCAVATING, INC. 
(Principal) (Seal) 











(Witness) 





Ac b. BALA PRES ID OUT 


RELIANCE INSURANCE COMPANY 


éy-In-Fact 


BDR-2305 Ed. 10-73 


RELIANCE INSURANCE COMPANY 


HEAD OFFICE, PHILADELPHIA, PENNSYLVANIA 


POWER OF ATTORNEY 
KNOW ALL MEN BY THESE PRESENTS, That the RELIANCE INSURANCE COMPANY, a corporation duly organized under the laws of the State of 
Pennsylvania, does hereby make, constitute and appoint Donald Н. Rush, Gerald C. Kramer, Jr., Fred L. Tagtmeyer, 
Walter E. Manske, Louis H. Andrews, William G. Niezer and George A. Hannin, individually, 
of Fort Wayne, Indiana 


its true and lawful Attorney-in-Fact, to make, execute, seal and deliver for and on its behalf, and as its actanddeed any and all bonds and 
undertakings of Suretyship, 






and to bind the RELIANCE INSURANCE COMPANY thereby as fully and to the same extent as if such bonds and undertakings and other writings 
obligatory in the nature thereof were signed by an Executive Officer of the RELIANCE INSURANCE COMPANY and sealed and attested by one other 
of such officers, and hereby ratifies and confirms all that its said Attorney(s)-in-Fact may do in pursuance hereof. 


This Power of Attorney is granted under and by authority of Article VII of the By-Laws of RELIANCE INSURANCE COMPANY which became 
effective September 7, 1978, which provisions are now in full force and effect, reading as follows: 


ARTICLE VII — EXECUTION OF BONDS AND UNDERTAKINGS 


1. The Board of Directors, the President, the Chairman of the Board, any Senior Vice President, any Vice President or Assistant Vice President 
or other officer designated by the Board of Directors shall have power and authority to (a) appoint Attorneys-in-Fact and to authorize them to execute 
on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof, and (b) 
to remove any such Attorney-in-Fact at any time and revoke the power and authority given to him. 


\ 

2. Attorneys-in-Fact shall have power and authority, subject to the terms and limitations of the power of attorney issued to them, to execute 
and deliver on behalf of the Company, bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory in the nature thereof. 
The corporate seal is not necessary for the validity of any bonds and undertakings, recognizances, contracts of indemnity and other writings obligatory 
in the nature thereof. 


3. Attorneys-in-Fact shall have power and authority to execute affidavits required to be attached to bonds, recognizances, contracts of indem- 
nity or other conditional or obligatory undertakings and they shall also have power and authority to certify the financial statement of the Company and 
to copies of the By-Laws of the Company or any article or section thereof. 


This power of attorney is signed and sealed by facsimile under and by authority of the following Resolution adopted by the Board of Directors of 
RELIANCE INSURANCE COMPANY at a meeting held on the 5th day of June, 1979, at which a quorum wes present, and said Resolution has not been 
amended or repealed: 


"Resolved, that the signatures of such directors and officers and the seal of the Company may be affixed to any such power of 
attorney or any certificate relating thereto by facsimile, and any such power of attorney or certificate bearing such facsimile 
signatures or facsimile seal shall be valid and binding upon the Company and any such power so executed and certified by 
facsimile signatures and facsimile seal shall be valid and binding upon the Company in the future with respect to any bond or 
undertaking to which it is attached.” 


IN WITNESS WHEREOF, the RELIANCE INSURANCE COMPANY has caused these presents to be signed by its Vice President, and its corporate seal to 
be hereto affixed, this 15th | day of August 198 





STATE OF Pennsylvania |. 
COUNTY OF Philadelphia 
i Wn 15th day of August , 1983, personally appeared Raymond MacNeil 


to me known to be the Vice-President of the RELIANCE INSURANCE COMPANY, and acknowledged that he executed and attested the foregoing 
instrument and affixed the seal of said corporation thereto, and that Article VII, Section 1, 2, and 3 of the By-Laws of said Company and the Resolu- 
tion, set forth therein, are still in full force. 


My Commission Expires: 









May 2h ,1986 Аду ЗЫ Notary Public іп and for Stateof Pennsylvania 
“aie Residingat Philadelphia 


A James F. Marckstein , Assistant Seien of the RELIANCE INSURANCE COMPANY, do hereby certify that the above 
ing i ТҮЗ said RELIANCE INSURANCE COMPANY, which is still in full force and 






отрапу this 14th 





BDR-1431 Ed. 6/79 Assistant 


RELIANCE INSURANCE COMPANY 


HEAD OFFICE, PHILADELPHIA, PENNSYLVANIA 


LABOR AND MATERIAL PAYMENT BOND 


The American Institute of Architects, AIA Document A311, February 1970 Edition. 


THIS BOND IS ISSUED SIMULTANEOUSLY WITH PERFORMANCE BOND IN FAVOR OF THE 
OWNER CONDITIONED ON THE FULL AND FAITHFUL PERFORMANCE OF THE CONTRACT 


KNOW ALL MEN BY THESE PRESENTS: that (Here insert full name and address or legal title of Contractor) 
LAND EXCAVATING, INC. 
Рр; 0.|Box 192 
LaOtto, Indiana 46763 


as Principal, hereinafter called Principal, and, RELIANCE INSURANCE COMPANY, a corporation of the State of Pennsylvania, with 


its Head Office at Philadelphia, Pennsylvania, as Surety, hereinafter called Surety, are held and firmly bound unto (Here insert full 
name and address or legal title of Owner) BOARD OF PUBLIC WORKS AND SAFETY, 


CITY OF FORT WAYNE 
City-County Building, Fort Wayne, Indiana 
as Obligee, hereinafter called Owner, for the use and benefit of claimants as nereinbelow defined, in the amount of ONE HUNDRED 


FORTY-SIX THOUSAND, SIX HUNDRED EIGHTY-FOUR & NO/100 . . . . . . . Dollars($146,684.00 Ў 


for the payment whereof Principal and Surety bind themselves, their heirs, executors, administrators, successors and assigns, jointly 
and severally, firmly by these presents. | 


WHEREAS, Principal has by written agreement dated MAY 27TH 19 86 , entered into a contract with 
Owner for HOAGLAND AVENUE WATER MAIN, CONTRACT 86-XPl 


in accordance with Drawings and Specifications prepared by (Here insert full name and address or legal title of Architect) 


which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Principal shall promptly make payment to all 
claimants as hereinafter defined, for all labor and material used or reasonably required for use in the performance of the Contract, 
then this obligation shall be void; otherwise it shall remain in full force and effect, subject, however, to the following conditions: 


1. A claimant is defined as one having a direct contract with the Principal or with a Subcontractor of the Principal for labor, 
material, or both, used or reasonably required for use in the performance of the Contract, labor and material being construed to in- 
clude that part of water, gas, power, light, heat, oil, gasoline, telephone service or rental of equipment directly applicable to the 
Contract. 


2. The above named Principal and Surety hereby jointly and severally agree with the Owner that every claimant as herein defined, 
who has not been paid in full before the expiration of a period of ninety (90) days after the date on which the last of such claimant's 
work or labor was done or performed, or materials were furnished by such claimant, may sue on this bond for the use of such claimant, 
prosecute the suit to final judgment for such sum or sums as may be justly due claimant, and have execution thereon. The Owner shall 
not be liable for the payment of any costs or expenses of any such suit. 











HEAD OFFICE, PHILADELPHIA, PENNSYLVANIA 


PERFORMANCE BOND 


The American Institute of Architects, AIA Document A311, February 1970 Edition. 

KNOW ALL MEN BY THESE PR ESENTS: that (Here insert full name and address or legal title of Contractor) 

LAND EXCAVATING, INC, 

Pe 10 ВО L92 

LaOtto, Indiana 46763 
as Principal, hereinafter called Contractor, and, RELIANCE INSURANCE COMPANY, a corporation of the State of Pennsylvania, with 
its Head Office at Philadelphia, Pennsylvania, as Surety, hereinafter called Surety, are held and firmly bound unto (Here insert full name 
and address or legal title of Owner) BOARD OF PUBLIC WORKS AND SAFETY, 

CITY OF FORT WAYNE 

City-County Building, Fort Wayne, Indiana 


as Obligee, hereinafter called Owner, in the amount of ONE HUNDRED FORTY-SIX THOUSAND, SIX HUNDRED EIGHTY- 


ЕК & МОСТОВЕ, а lcs de. veo i - + . Dollars ($146,684.00 ), for the payment whereof Contractor 
and Surety bind themselves, their heirs, executors, administrators, successors and assigns, jointly and severally, firmly by these presents. 
WHEREAS, Contractor has by written agreement dated MAY 27TH 19 86 , entered into a contract with Owner for 


HOAGLAND AVENUE WATER MAIN, CONTRACT 86-XP1 


E 


in accordance with Drawings and Specifications prepared by (Here insert full name and address or legal title of Architect) 


which contract is by reference made a part hereof, and is hereinafter referred to as the Contract. 


NOW, THEREFORE, THE CONDITION OF THIS OBLIGATION is such that, if Contractor shall promptly and faithfully perform 
said Contract, then this obligation shall be null and void; otherwise it shall remain in full force and effect. 


The Surety hereby waives notice of any alteration or extension of time made by the Owner. 


Whenever Contractor shall be, and declared by Owner to be in default under the Contract, the Owner having performed Owner's 
obligations thereunder, the Surety may promptly remedy the default, or shall promptly 

1) Complete the Contract in accordance with its terms and conditions, or 

2) Obtain a bid or bids for completing the Contract in accordance with its terms and conditions, and upon determination by Surety 
of the lowest responsible bidder, or, if the Owner elects, upon determination by the Owner and the Surety jointly of the lowest responsible 
bidder, arrange for a contract between such bidder and Owner, and make available as Work progresses (even though there should be a de- 
fault or a succession of defaults under the contract or contracts of completion arranged under this paragraph) sufficient funds to pay the 
cost of completion less the balance of the contract price; but not exceeding, including other costs and damages for which the Surety may 
be liable hereunder, the amount set forth in the first paragraph hereof. The term "balance of the contract price,” as used in this paragraph, 
shall mean the total amount payable by Owner to Contractor under the Contract and any amendments thereto, less the amount properly 
paid by Owner to Contractor. 

Any suit under this bond must be instituted before the expiration of two (2) years from the date on which final payment under the 
contract falls due. 

No right of action shall accrue on this bond to or for the use of àny person or corporation other than the Owner named herein or 
the heirs, executors, administrators or successors of Owner. 


Signed and sealed this TWENTY-SEVENTH day of MAY 19 86 


ы LAND EXCAVATING э ENC, (Seal) 
) (Principal) 
aed Ee ee E e n 
(Witness) | В MT 2 4 [A A n Pa 2442 A 
E. itle) е x 


f р ` , E, ее» NY ÁNCE COMFANY 
/ be. ir lg N Lau 
(Witness) redi Fani ite /AUtorney-in-Fact 


Performance Bond қ Tagtmeyer 
Revised to February, 1970 


ЗА 5715ах (1) Printed in U.S.A, 
ee 








"fet 
Admn. Adpr. , 


TITLE OF ORDINANCE Contract for Water Main Extension on Hoagland Avenue - 486-XP-1 
DEPARTMENT REQUESTING ORDINANCE Board of Public Wo 


SYNOPSIS OF ORDINANCE . The Contract for Water Main Extension on Hoagland Avenue, . — 
Contract 86-XP-1 is for the f ishi 1 
—________tfansportation, miscellaneous equipment, etc., necessary to install 2,4004 L,.E, of 


36" ductile iron water ] 1 1 





Street to Wildwoo i 1 5 


EFFECT OF PASSAGE Improved water conditions at above location. 


EFFECT OF NON-PASSAGE 


MONEY INVOLVED (DIRECT COSTS, EXPENDITURE, SAVINGS) $146,684.00 


ASSIGNED TO COMMITTEE 


BILL NO. S-86-05-43 
REPORT OF THE COMMITTEE ON CITY UTLIMTEEG 


WE, YOUR COMMITTEE ON CITY de TIES j TO WHOM WAS 
REFERRED AN (ORDINANCE) ( RESGEGESBK) apnroving Water Contract 
86-XP-1, Hoagland Avenue Feeder Main, by and between theo Citv of 

Fort Wayne, Indiana and Land Excavating, Inc., in connection with 


the Board of Public Works and Safety 


"Тб LL СОВ 7 


HAVE HAD SAID (ORDINANCE) (RESSLEFEEN) UNDER CONSIDERATION AND BEG 
LEAVE TO REPORT BACK TO THE COMMON COUNCIL THAT SAID (ORDINANCE) 


XEEESEUXXSNY | 


YES NO 










PAUL M. BURNS 
CHAIRMAN — ДЗ 


THOMAS C. HENRY Ң 
VICE CHAIRMAN px 3 


ВЕМ А. EISBART 





ee SERE RN COUR 


SANDRA E. KENNEDY 
CITY CLERK 


